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Schedule of sligwable oata cit iam aK : 
iP Lh De LO BO2 = 18) (eC S222 ; 
“mstman ‘edak . capeny 


dm the lors af clrest we aa or salarica, inisea and 
wmGLL Snere jis Seen gitunt th ted 3%, One Approved by, 
S38 -@traccin ji fioer, a cass and aselar;y schedule 
cavaeria the eiplovee invelved, usr echedulal a) 
shail set cers: ‘ob titles or ieseori, tions, rate 
rangss and/or einsls rates, tocstoor with a statee 
meant o. any orevisions of sich scned le(e) whieh will 
Feault in ooste Cor woiuh tle Contraa*or will aeek 
relebursanent. Ye. ontraeter shall eles sues for 
approval ov the contraction Offloer any esamubaenta 
BO, or nodifieations e:, such wage and salary scnednleta,) 
whieh become dGesiranle or necessary from tina tio time. 


Se The cost of preparation, production, and distribition o: Feparti.s 


ep’ De The coat, including installation, of special tools, jie, oles, 
equipment, etee, necessary Sor the performance o:' this contrast >.t not cong {le 
ered ag capital itere, as well as vhe cast of neceggary plent Pearran aent “or 
the instelletion o° such soecial tools, {49, dina, oquioment, etes, and the 
ooa8t of remewal thereof, 


&. Sush other sums, net expressly exelided by otier cruvisions of 
this eontract, as should in the epinion of the Lemtreatiag officer, pe include! 
in the cost of the works when mush an iten is eallewed by tia Comtracting Off feer, 
&t shall oe specifteally eertified as belne alilewed under snis aivpera.reph. 


¥, The sest of work direatly eabcentracted hereunder in ac erdance 
with tis provisions of the -leuse nereof eutitied “Subseutracts,” and as clare 
where provided in this sontraet, 


1¥. Indireet Loete 


a, he Tm addition to all otuar costs reimbursable uncer the sections ef 
thie Gebedule of Allewnble Coste and ‘ixed *es, the Contractor Shall be valu tne 
overneed percentage rates as “ellows: 


1. arden center , we STATINTL 


@ *Freea 

Se Gomeral Machining 

@. Antematie sorew Machine 
@ Fintohbing - Lasquer 

@. *inishing « Buff & F late 
ff. Asvenbly 

& Preduet quality 

he Fasilities & Service 
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Sebeduls of Allowable Coste end Nued-fea 
BA I-49-~ 105~502-ORD (P} -222 
Kectmen Kedah Company 


£ td bate TATINTL | 
i. Sngiecering 
j- Spectal Preducta "A* 
k, —SpectatPereduete—3¢— 
1. Pleatie Meiding 


The sbeve listed burdes centers shell be fa lise of 

actual eeete therect, in sn amownt of the Direct Labor, 
wages, and salaries of the respective eentera, rein- 

bursable under Part Ill, Direet Coats, hereef. Over- 

time premium cad shift bemus ere iecluded as a part of 

burden percentages fer these burden centers as neget tiated 

aad agreed ta by the parties. STATINTL 


2. General end Admivistracive Expense in liew ef the actual 
soats thereof, aa amount equal te ef the total amount STAT 
reimbursable wader this Seheduie, exclusive ef the @nowat 
reimbursable under thie subparagraph 1 end the fined-{se 
previded hereluafter . 


b. The overhead percentage rates epecified abuve ere prtevistons! and 
shall apply from the date of the inception of thie sestract watil swsh time as 
revised rates are negotiated. fmch revieieus in the overhead ratesehell be 
based wpou a coet study performed every Coutracter's fiscal year by the cog- 
alsant avdit agency ef the wtment of Dafease and shall be set forth as aa 
anendment te this eeatract” uted by beth parties bherste. The revised rates 
whieh are negotiated upon the basie ef sald Ceversment audit will be applied 
te the perted for which they were develeped as fire rates, end shall be appited tAc-<.., 
ae provisional rates wetil new revised retes are eegetiated. Sush revised “ 
overhead? rates shall be watually agreed upon by the Contractor and the Covers- 
ment, and shall be set forth ia a Supplenenta} agreement to the subject contract 
executed by beth parties herece. day failure om the part of the parties herete 
te agree te any such revisions in the overhead rate shall be considered dis- 
pute conceraing « question ef feet within the waaning of the article ef this 
contract eatitied “Bispaces”. Pending settlement ef sech diepete, the Con- 
traeter shall diligeatly preceed with the perfermamce of subject werk thereunder. 


V. Rattweted Cet 
The previsious ef thie Schedule ead ef Article TIT, emtitled “Limita- 
tiem ef Ceet”, are hereby recited te t ef 
appreainntely om - STAT 
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